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Foreword by the Mayor 

Our Service Delivery and Budget Implementation Plan (SDBIP), commits the uBuhlebezwe Local 
Municipality, to meeting specific service delivery and budget spending targets. The targets contained 
within this document will outline, how the uBuhlebezewe Local Municipality, will implement the objectives 
set out in the Integrated Development Plan (IDP). 

The IDP is regarded as the agreed plan between the community and the uBuhlebezwe Local Municipality, 
and will guide our spending patterns, which will entail "where and on what" principle. This plan is the 
incorporation of the entire municipal area and not just for specific areas. Our IDP is also guided by the 
Constitution, which gives specific powers, functions and responsibilities to local government. 

This segregation of responsibilities between the spheres government is very important to understand, 
because, as the local municipality we are responsible for certain services for example roads, traffic safety, 
urban planning, by-law enforcements, housing, electricity distribution, waste management treatment, 
tourism, and water and sewerage systems, whilst the backlogs in schools, hospitals and police services, 
for example is the responsibility of the Provincial governments. 

After consulting widely with our community, and careful consideration of the challenges within our 
Municipality, we have decided that the main focus areas of the IDP, and therefore the SDBIP should be 
tourism, housing, and economic growth led infrastructure. 

We believe, that if we don't invest in better services and infrastructure, new opportunities and 
investments will be comprised, and our challenges of create more jobs to address the high 
unemployment rate will not be materialised. For this reason, our SDBIP and IDP will focus primarily on 
making our municipality more efficient, and effective in service delivery, by managing our resources and 
employing the correct staff capacity. 


Approved by the Mayor 
Date: 
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1. I ntroduction 


The strategic direction that uBuhlebezwe Local Municipality will undertake has been set forth in the 
Integrated Development Plan. The plan has been reviewed and adopted, and is supported by a 
credible Budget, as required by the Municipal Finance Management Act (MFMA) and its supporting 
reforms. 

The Service Delivery and Budget Implementation Plan (SDBIP) will gives effect to the IDP and 
Budget. This document is the expression of the strategic priorities, in quantifiable outcomes that will 
be implemented by the administration over the next twelve months. Therefore the SDBIP serves as 
a "contract " between the administration, council and community, and provides a basis for measuring 
performance in service delivery targets and budget implementation. 

This "contract"\s dearly defined in Figure 1 below: 

Figure 1 
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Apart from providing the vital link between the mayor, council and administration, the SDBIP will 
facilitate the process of accountability, ensuring that appropriate information is circulated internally 
and externally. 

The content of this document is high-level and strategic and is intended for the general public and 
councillors. The SDBIP is a layered plan, with the top layer dealing with the consolidated service 
delivery targets and linking such targets to top management (MFMA circular 13). Therefore only the 
tip of the information pyramid is published as the SDBIP, and this correlates with the requirements 
of the National Treasury. 
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1.1 Legislative imperative 


In terms of Section 53(l)(c)(ii) of the MFMA, the SDBIP is defined as a detailed plan approved by 
the Mayor of the Municipality for implementing the municipality's delivery of municipal services and 
its annual budget, and which must indicate the following: 

a) Projections for each month of - 

i. Revenue to be coiiected, bysource; and 

ii. Operationai and capitai expenditure, by vote. 

b) Service de/ivery targets and performance indicators for each quarter; and 

c) Other matters prescribed. 

According to Section 53 of the MFMA, the Mayor is expected to approve the SDBIP within 28 days 
after the approval of the budget. In addition, the Mayor must ensure that the revenue and 
expenditure projections for each month and the service delivery targets and performance indicators 
as set out in the SDBIP are made public within 14 days after its approval. 
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2. Link the I DP to the Budget 


The uBuhlebezwe Local Municipality identified six strategic areas based on the community 
consultation, namely: 

1. Municipal Transformation and Institutional Development; 

2. Social and Local Economic Development; 

3. Basic Service Delivery and Infrastructure Development; 

4. Good Governance and Public Participation; 

5. Municipal Finance Viability and Management; and 

6. Spatial and Environmental Analysis. 

The diagram below indicates the strategic process that the Municipality will be following in terms of 
addressing the above strategic areas. 

Figure 2 
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3. Reporting on the SDBI P 


Reporting on the SDBIP is an important way of linking this document to the oversight and 
monitoring operation of the uBuhlebezwe Local Municipality's administration. 

A serious of reporting requirements are outlined in the MFMA. Both the mayor and the accounting 
officer (Municipal Manager) have clear roles as defined in the MFMA, in preparing and presenting 
reports. These reports then allow the Councillors of the uBuhlebezwe Local Municipality to monitor 
the implementation of the service delivery programs and initiatives. 


3.1 Monthly Reporting 

Section 71 of the MFMA requires the municipality to report on actual revenue collected and actual 
expenditure incurred against the approved budget. This report must be prepared by the accounting 
officer on a monthly basis, 10 days after each month end. 

The report must include the following, namely: 

i. A ctual re venue, per source; 

ii. A ctuai borro wings; 

iii. Actual expenditure, per vote; 

iv. Actuai capitai expenditure, per vote; and 

v. The amount of any aiiocations received. 

In addition, the following explanations must be included: 

i. Any materiai variances from the projected budget targets; 

ii. Any materiai variances from the SDBIP; and 

iii. Any remediai or corrective action taken or to be taken. 


3.2 Quarterly Reporting 

Section 52(d) of the MFMA requires the Mayor to submit a report to council, detailing the 
implementation of the budget and financial state of affairs of the municipality within 30 days after 
each quarter. The quarterly performance targets indicative within the SDBIP is the basis of this 
report. 
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3.3 Mid-year Reporting 


Section 72(l)(a) of the MFMA outlines the mid-year reporting requirements. The accounting officer is 
required by the 25 th January of each year to assess the performance of the Municipality, and must 
take into account the following: 

i. The month/y Section 71 reports; 

ii. The service deiivery performance against the targets and indicators set forth in the SDBIP; 

and 

iii. The previous year's annuai report and progress made to reso/ve any issues identified in this 

report. 

Based on this performance assessment report the municipality may decide to table an adjustments 
budget in terms of Section 28 of the MFMA. The SDBIP is a living document and may be modified in 
conjunction with the adjustment budget process, based on the outcome of the mid-year 
performance review. 
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4. Revenue and Expenditure Projections 

This section contains the financial information as required by the SDBI P. 

• The monthly projection of revenue by source; and 

• The monthly projection of both operating and capital expenditure and revenue by vote. 

4.1 Monthly Projection of Revenue by Source 

The expected percentage of revenue from Major sources is depicted in the chart below: 

Figure 3 - Revenue by Major Source 


Road Safety & Traffic 

5 % 

RefuseTartffs. 

2% 


Property Rates 

7% 


Other , 10% 


V Grants & Subsidies 
76% 
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Table 1 - Monthly Projections of Revenue by Souixe 


Revenue by 
Source 

J uly 2009 

R 

Aug 2009 

R 

Sept 2009 

R 

Oct 2009 

R 

Nov 2009 

R 

Dec 2009 

R 

Jan 2010 

R 

Property Rates 

313,454 

313,454 

313,454 

313,454 

313,454 

313,454 

313,454 

Rates Penalty 1 nterest 

30,742 

30,742 

30,742 

30,742 

30,742 

30,742 

30,742 

Rates Clearance 

Certificates 

411 

411 

411 

411 

411 

411 

411 

Refuse - Domestic 

37,352 

37,352 

37,352 

37,352 

37,352 

37,352 

37,352 

Refuse - Commercial 

45,360 

45,360 

45,360 

45,360 

45,360 

45,360 

45,360 

Refuse - Government 

8,745 

8,745 

8,745 

8,745 

8,745 

8,745 

8,745 

Grants - Conditional 

4,984,567 

1,106,567 

1,106,567 

1,106,567 

1,106,567 

1,106,567 

1,106,567 

Grants - Unconditional 


8,656,333 



8,656,333 



Rental of facilities and 

Equipment 

36,216 

36,216 

36,216 

36,216 

36,216 

36,216 

36,216 

Traffic Fines 

11,812 

11,812 

11,812 

11,812 

11,812 

11,812 

11,812 

Driver Licenses 

199,068 

199,068 

199,068 

199,068 

199,068 

199,068 

199,068 

License Office 

Commission 

48,251 

48,251 

48,251 

48,251 

48,251 

48,251 

48,251 
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Revenue by 
Source 

j uly 2009 

R 

Aug 2009 

R 

Sept 2009 

R 

Oct 2009 

R 

Nov 2009 

R 

Dec 2009 

R 

j an 2010 

R 

1 nterest on 

1 nvestments - External 

208,333 

208,333 

208,333 

208,333 

208,333 

208,333 

208,333 

Value Added Tax 

Refund 



856,205 



856,205 


Environmental Health 

2,417 

2,417 

2,417 

2,417 

2,417 

2,417 

2,417 

Licenses & Fees 

10,505 

10,505 

10,505 

10,505 

10,505 

10,505 

10,505 

Total 

5,936,963 

10,715,296 

2,915,168 

2,058,963 

10,715,296 

2,915,168 

2,058,963 
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Revenue by 
Source 


Mar 2010 

R 

Apr 2010 

R 

May 2010 

R 

j un 2010 

R 

Total 

R 

Feb 2010 

R 

Property Rates 

313,454 

313,454 

313,454 

313,454 

313,454 

3,761,448 

Rates Penalty 1 nterest 

30,742 

30,742 

30,742 

30,742 

30,742 

368,904 

Rates Clearance 

Certificates 

411 

411 

411 

411 

411 

4,932 

Refuse - Domestic 

37,352 

37,352 

37,352 

37,352 

37,352 

448,224 

Refuse - Commercial 

45,360 

45,360 

45,360 

45,360 

45,360 

544,320 

Refuse - Government 

8,745 

8,745 

8,745 

8,745 

8,745 

104,940 

Grants - Conditional 

1,106,567 

1,106,567 

1,106,567 

1,106,567 

1,106,567 

17,156,804 

Grants - 

Unconditional 

8,656,333 





25,968,999 

Rental of facilities and 

Equipment 

36,216 

36,216 

36,216 

36,216 

36,216 

434,592 

Traffic Fines 

11,812 

11,812 

11,812 

11,812 

11,812 

141,744 

Driver Licenses 

199,068 

199,068 

199,068 

199,068 

199,068 

2,388,816 

License Office 

Commission 

48,251 

48,251 

48,251 

48,251 

48,251 

579,012 
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Revenue by 
Source 

Feb 2010 

R 

Mar 2010 

R 

Apr 2010 

R 

May 2010 

R 

j un 2010 

R 

Total 

R 

1 nterest on 

1 nvestments - 

External 

208,333 

208,333 

208,333 

208,333 

201,444 

2,493,107 

Value Added Tax 

Refund 

856,205 





2,568,615 

Environmental Health 

2,417 

2,417 

2,417 

2,417 

2,417 

29,004 

Licenses & Fees 

10,505 

10,505 

10,505 

10,505 

10,505 

124,170 

Total 

11,571,771 

2,059,233 

2,059,233 

2,059,233 

2,052,344 

57,117,631 
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4.2 Monthly Projection of Expenditure by Vote (Department) 

The expected percentage of expenditure per a Department is depicted in the chart below: 

Figure 4 - Expenditure by Vote 
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Figure 5 - Expenditure by Vote (Per Major Expenditure) 
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Table 2 - Monthly Projections of Expenditure by Vote (Department) 


Department 

J uly 2009 

August 2009 

September 2009 

October 2009 

November 2009 

December 2009 


R 

R 

R 

R 

R 

R 

Municipal Council 

627,174 

627,174 

627,174 

627,174 

627,174 

627,174 

Municipal Manager 

133,040 

133,040 

133,040 

133,040 

133,040 

133,040 

Chief Financial Officer 

574,666 

574,666 

574,666 

574,666 

574,666 

574,666 

Community Services 

182,498 

182,498 

182,498 

182,498 

182,498 

182,498 

Library Services 

47,811 

47,811 

47,811 

47,811 

47,811 

47,811 

Community Halls 

35,500 

35,500 

35,500 

35,500 

35,500 

35,500 

Housing 

18,901 

18,901 

18,901 

18,901 

18,901 

18,901 

Traffic 

267,299 

267,299 

267,299 

267,299 

267,299 

267,299 

Fire 

149,223 

149,223 

149,223 

149,223 

149,223 

149,223 

Parks 

115,961 

115,961 

115,961 

115,961 

115,961 

115,961 

Refuse 

235,996 

235,996 

235,996 

235,996 

235,996 

235,996 

Roads 

438,240 

438,240 

438,240 

438,240 

438,240 

438,240 
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Department 

J uly 2009 August 2009 September 2009 October 2009 November 2009 December 2009 


R 

R 

R 

R 

R 

R 

Technical Services 

1,373,100 

1,373,100 

1,373,100 

1,373,100 

1,373,100 

1,373,100 

Planning & 
Development 

203,831 

203,831 

203,831 

203,831 

203,831 

203,831 

Human Resources 

311,131 

311,131 

311,131 

311,131 

311,131 

311,131 

Property Services 

45,383 

45,383 

45,383 

45,383 

45,383 

45,383 
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Department 

January2010 February 2010 March 2010 April 2010 May 2010 J une 2010 Total 


R 

R 

R 

R 

R 

R 

R 

Municipal Council 

627,174 

627,174 

627,174 

627,174 

627,174 

627,169 

7,526,083 

Municipal Manager 

133,040 

133,040 

133,040 

133,040 

133,040 

133,035 

1,596,475 

Chief Financial 

Officer 

574,666 

574,666 

574,666 

574,666 

574,666 

574,668 

6,895,994 

Community Services 

182,498 

182,498 

182,498 

182,498 

182,498 

182,496 

2,189,974 

Library Services 

47,811 

47,811 

47,811 

47,811 

47,811 

47,805 

573,726 

Community Halls 

35,500 

35,500 

35,500 

35,500 

35,500 

35,500 

426,600 

Housing 

18,901 

18,901 

18,901 

18,901 

18,901 

18,902 

226,813 

Traffic 

267,299 

267,299 

267,299 

267,299 

267,299 

267,303 

3,207,592 

Fire 

149,223 

149,223 

149,223 

149,223 

149,223 

149,224 

1,790,677 

Parks 

115,961 

115,961 

115,961 

115,961 

115,961 

115,958 

1,391,529 

Refuse 

235,996 

235,996 

235,996 

235,996 

235,996 

235,999 

2,831,955 

Roads 

438,240 

438,240 

438,240 

438,240 

438,240 

438,244 

5,258,884 
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Department 

January2010 February 2010 March 2010 April 2010 May 2010 J une 2010 Total 


R 

R 

R 

R 

R 

R 

R 

Technical Services 

1,373,100 

1,373,100 

1,373,100 

1,373,100 

1,373,100 

1,373,094 

16,477,194 

Planning & 
Development 

203,831 

203,831 

203,831 

203,831 

203,831 

203,827 

2,445,968 

Human Resources 

311,131 

311,131 

311,131 

311,131 

311,131 

311,125 

3,733,566 

Property Services 

45,383 

45,383 

45,383 

45,383 

45,383 

45,388 

544,601 
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Table 3 - Monthly Projections of Revenue by Vote (Department) 


Department 

J uly 2009 

August 2009 

September 2009 

October 2009 

November 2009 

December 2009 


R 

R 

R 

R 

R 

R 

Municipal Council 

112,500 

112,500 

112,500 

112,500 

112,500 

112,500 

Municipal Manager 







Chief Financial Officer 

2,974,692 

2,974,692 

2,974,692 

2,974,692 

2,974,692 

2,974,692 

Community Services 

2,672 

2,672 

2,672 

2,672 

2,672 

2,672 

Library Services 

527 

527 

527 

527 

527 

527 

Community Halls 







Housing 

240 

240 

240 

240 

240 

240 

Traffic 

226,692 

226,692 

226,692 

226,692 

226,692 

226,692 

Fire 

208 

208 

208 

208 

208 

208 

Parks 







Refuse 

90,207 

90,207 

90,207 

90,207 

90,207 

90,207 

Roads 

1,754 

1,754 

1,754 

1,754 

1,754 

1,754 
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Department 

J uly 2009 

August 2009 

September 2009 

October 2009 

November 2009 

December 2009 


R 

R 

R 

R 

R 

R 

Technical Services 

1,321,453 

1,321,453 

1,321,453 

1,321,453 

1,321,453 

1,321,453 

Planning & 
Development 

1,460 

1,460 

1,460 

1,460 

1,460 

1,460 

Human Resources 

640 

640 

640 

640 

640 

640 

Property Services 

28,036 

28,036 

28,036 

28,036 

28,036 

28,036 
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Department 

J anuary 2010 

February 2010 

March 2010 

April 2010 

May 2010 

J une 2010 

Total 


R 

R 

R 

R 

R 

R 

R 

Municipal Council 

112,500 

112,500 

112,500 

112,500 

112,500 

112,500 

1,350,000 

Municipal Manager 








Chief Financial 

Officer 

2,974,692 

2,974,692 

2,974,692 

2,974,692 

2,974,692 

2,974,691 

35,696,303 

Community Services 

2,672 

2,672 

2,672 

2,672 

2,672 

2,676 

32,068 

Library Services 

527 

527 

527 

527 

527 

527 

6,324 

Community Halls 








Housing 

240 

240 

240 

240 

240 

240 

2,880 

Traffic 

226,692 

226,692 

226,692 

226,692 

226,692 

226,692 

2,720,304 

Fire 

208 

208 

208 

208 

208 

212 

2,500 

Parks 








Refuse 

90,207 

90,207 

90,207 

90,207 

90,207 

90,203 

1,082,480 

Roads 

1,754 

1,754 

1,754 

1,754 

1,754 

1,758 

21,052 
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Department 

J anuary 2010 

February 2010 

March 2010 

April 2010 

May 2010 

J une 2010 

Total 


R 

R 

R 

R 

R 

R 

R 

Technical Services 

1,321,453 

1,321,453 

1,321,453 

1,321,453 

1,321,453 

1,321,457 

15,857,440 

Planning & 
Development 

1,460 

1,460 

1,460 

1,460 

1,460 

1,465 

17,525 

Human Resources 

640 

640 

640 

640 

640 

640 

7,680 

Property Services 

28,036 

28,036 

28,036 

28,036 

28,036 

28,039 

336,435 
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5. Service Delivery and Budget I mplementation Targets and Milestones 

To effectively assign performance targets, the function of each Department must be understood. 

5.1 Office of the Municipal Manager 

• IDP/ Performance Management, monitoring and evaluation; 

• Mayoral Support; 

• I nternal Audit; 

• Executive and Council Support; 

• Youth Development; 

• Special Programmes; and 

• Communications. 

5.2 Finance Department 

• Supply Chain Management; 

• Revenue; 

• Expenditure; 

• Budgeting and Reporting; 

• I nternal Audit; and 

• Asset and Fleet Management. 
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5.3 Technical Services 


• Roads and storm water management system; 

• Solid Waste Management; 

• Construction of Sports and Recreation facilities; 

• Housing; 

• Town Planning; 

• Building I nspectorate; 

• Ranking facilities; 

• Project Management Unit (PMU) 

• Geographic I nformation Systems; and 

• Cemeteries. 

5.4 Corporate Services 

• Human Resource Management; 

• Administration and sound governance; 

• I nformation T echnology; 

• Municipal Properties; and 

• Legal Services. 

5.5 Community Services 

• Local Economic Development; 

• Tourism Development; 

• Disaster Management; 

• Sports and Recreation; 

• Protection Services; and 

• Public amenities. 
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Table 3 - Municipal Manager's Office SDBI P 


Municipal Manager's Office 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

To improve the 
performance 

and 

functioning of 

the 

municipality 

R 200,000 

Fully Functional 

OPMS 

31 J anuary 

2010 


50% 


50% 






R 353,200 

Developed 

SDBI P and 

organizational 

scorecard 

31 J anuary 

2010 


50% 


50% 






Development 

of 

Regeneration 

Plan 


Appointment of 

Service Provider 

31 December 

2009 


50% 


50% 






R 300,000 

Prepared 

Regeneration 

Strategy 

31 December 

2009 


50% 


50% 






Promote 

Accountability 

to the citizens 

R 207,373 

Approved 

Community 

Participation 

Strategy 

31 December 

2009 


50% 


50% 






R 210,800 

Approved 

Communications 

Strategy 

31 J uly 2009 


100% 









Advertised 

strategy for 

public comment 

31 August 

2009 


100% 
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Municipal Manager's Office 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Promote 

Accountability 

to the citizens 

R 576,000 

Trained Ward 

Committees 

31 August 

2009 


100% 








To identify 

programmes to 

address 

HIV/AI DS 

R 158,100 

Established 

HIV/AI DS 

council 

31 December 

2009 


50% 


50% 






Youth 

Development 

R 980,000 

Baseline Survey, 

Youth 

Development 
SDBIP, Back to 

school 

campaign, 

KwaNaloga 

Games 

100% 


25% 


25% 


25% 


25% 


Develop 

Municipal 

Newsletter 


Developed 

Municipal 

Newsletter 

100% 


100% 








Destitute 

Support 

R 120,000 

Approved Plan 

100% 


25% 


25% 


25% 


25% 


Purchase of 

Assets 

R 10,000 

Furniture & 

Equipment 

100% 


100% 








Portfolio 

committee 

meetings 


Number of 

meetings 

74 


18 


18 


19 


19 
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Table 4 - Directorate: Finance SDBI P 


Directorate: Finance 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Promote 

Financial 

Sustainability 

R 288,800 

1 mplemented 

MPRA 

31 J uly 2009 


100% 








R 264,924 

1 dentified 

landfill sites for 

enhanced 

revenue 

31 J uly 2010 


25% 


25% 


25% 


25% 



Identified prime 

land for sale to 

developers 

31 J uly 2010 


25% 


25% 


25% 


25% 



Enforcement of 

credit control 

and debt 

collection 

31 J anuary 

2010 


50% 


50% 







Establishment 

of customer 

care centre 

31 J uly 2010 


25% 


25% 


25% 


25% 



100% 

compliance with 

MFMA 

100% 


25% 


50% 


25% 





Sourced funds 

for development 

100% 


25% 


25% 


25% 


25% 
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Directorate: Finance 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Promote 

Financial 

Sustainability 

R 100,000 

Preparation of 

Risk 

Management 

and Fraud 

Prevention Plan 

100% 


100% 








Municipal 

Policies and 

Sector Plan 


Adopted Credit 

Control and 

Debt Collection 

Policy 

100% 


100% 









Adopted Tariff 
Policy 

100% 


100% 









Formulated 

Banking and 

1 nvestment 

Policy 

100% 


100% 









Reviewed 

Vehicle Policy 

100% 


100% 









Adopted Asset 

Management 

policy 

100% 


100% 









Number of 

Trained 

Managers on 
SCM Policy and 

Procedures 

100% 


50% 


50% 
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Directorate: Finance 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Municipal 

Policies and 

Sector Plan 


1 mplemented 
Petty Cash 

policy 

100% 


100% 









Reviewed 

Creditors and 

Payments 

Procedures 

100% 


100% 









Adopted 

1 ndigent Policy 

100% 


100% 









Adopted Rates 
Policy 

100% 






100% 




Conversion of 

AFS to 

GRAP/GAMAP 

R 500,000 

FMG 

GAMAP/GRAP 

complaint AFS 

Statements 

submitted for 

Audit before 

31 August 

2010 


25% 


25% 


25% 


25% 


Budget 

preparation for 

2010/2011 is 

prepared in 

accordance 

with MFMA 


Annual Budget 
compiled with 
the prescribe 

deadlines 

Realistic and 

achievable 

budget 

prepared 






100% 
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Directorate: Finance 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Accounting 

System 

converted to 

GRAP/GAMAP 

standards 

R 500,000 

FMG 

GRAP/GAMAP 

compliant 

Accounting 

System 

100% 


25% 


25% 


25% 


25% 


Appointment 

Financial 

1 nterns 

R 500,000 

FMG 

Transfer of skills 

in line with 

internship 

programme 

Trained 

interns 100% 


25% 


25% 


25% 


25% 


Established 

1 nternal Audit 

Unit 

R 210,800 

Functional 

1 nternal Audit 

unit or 

outsourced 

function 

100% 






100% 




Municipal 

Assistance 

Programme 

R 300,000 

MAP 

Established 

Debt Collection 

Programme 

100% 


25% 


25% 


25% 


25% 


Environmental 

Health 

R 29,000 

Environmental 

grant 

Established 

environmental 

health plan 

100% 




100% 






CFO's Capital 

Assets 

R 50,000 

Furniture & 

Equipment 

100% 


100% 
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Table 5 - Directorate: Corporate Services 


Directorate: Corporate Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Reviewing and 
adoption of 

Human 

Resources 

policies 


Adopted Human 

Resources 

Policies 

30 November 

2009 




100% 






To 

performance 

and 

functioning of 

the 

Municipality 


Workshop 

Councillors and 

staff 

30 November 

2009 




100% 






Draft Human 

Resource 

Strategy 

R 100,000 

Adopted Human 

Resources 

Strategy 

30 November 

2009 




100% 






Develop 

Employee 

Assistance 

Programme 


Adopted 

Employee 

Assistance 

Programme 

30 November 

2009 




100% 






Publish by- 

laws in Govt. 

Gazette 


Adopted by- 

laws published 

in Govt. Gazette 

31 October 

2009 




100% 
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Directorate: Corporate Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

1 mprove 

records 

management 

system 

R 150,000 

Appoint Service 
provider 

30 September 

2009 


100% 








Approved 
registry policy 
and procedure 

manual 

30 November 

2009 




100% 






Workshop staff 
on registry 

procedure 

manual 

30 November 

2009 




100% 






Train registry 

staff 

30 November 

2009 




100% 






Proper filing 
system 

R 152,700 

Acquire proper 
filing cabinets 

31 December 

2009 




100% 






Review 

organizational 

structure 


Aligned 

organogram 

with powers 

and functions 

31 J uly 2009 


100% 









Align 

organogram 

with 1 DP 

31 J uly 2009 


100% 









Filling of critical 
posts 

100% 


25% 


25% 


25% 


25% 
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Directorate: Corporate Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Promote 

accountability 

to the citizens 

of 

uBuhlebezwe 


Workshop 

Councillors and 

Ward 

committees on 

the strategy 

31 December 

2009 




100% 






Review of 

employment 
equity plan 


Completed 
employment 
equity plan 

100% 


25% 


25% 


25% 


25% 


Preparation of 
Occupational 

Health and 

Safety plan 


Completed 

Occupational 

Health and 

Safety plan 

100% 


25% 


25% 


25% 


25% 


Website 

Upgrade 

R 20,000 IT 

Support Vote 

Functional 

municipal 

website 

100% 




100% 






Recording 

Equipment 

update 

R 90,000 

Fully installed 

recording 

equipment 

100% 


100% 








Air 

conditioners 

R 10,000 

Fully installed 

air conditioners 

100% 


100% 
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Table 6 - Directorate: Technical Services 


Directorate: Technical Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Ensure that all 

sectors of the 

community 

have access to 

adequate, 

reliable and 

affordable 

portable water 
supply 


Developed 
partnership with 

the District 

through SDM 

water and 

infrastructure 

committee & 

number of 

meetings 

attended 

31 December 

2009 




100% 







Participation in 
the 1 ntegrated 
Development 

Forum 

31 December 

2009 




100% 







Engagement of 
the community 
in the public 
participation 

processes 

31 December 

2009 




100% 






Promote water 

conversation in 

the 

municipality 


Developed 
partnership with 

SDM and DWAF 

to create 

awareness 

31 December 

2009 




100% 
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Directorate: Technical Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Facilitate 

effective 

sanitation 

systems at 

schools and 

rural 

settlements 


Developed 
partnership with 

the District and 

Dept of 

Education 

100% 


25% 


25% 


25% 


25% 


To ensure 

adequate 

access roads 

are provided 


Developed 

Maintenance Plan 

100% 




100% 






1 mprove 

electrification in 

the 

municipality 


Develop and 

Adopt energy 

master plan 

100% 


25% 


25% 


25% 


25% 


1 mprove waste 
management in 
the Municipality 


Acquired land for 

establishment of 

land fill site 

100% 


25% 


25% 


25% 


25% 



Engage the DLA 
to purchase the 

land 

100% 


25% 


25% 


25% 


25% 



Forge partnership 

with DAEA and 

DoL to train 

communities on 

100% 


25% 


25% 


25% 


25% 
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recycling 


Directorate: Technical Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

To improve the 
provision of 

social services 

for all 

communities 

within the 

municipality 


30% of total MIG 

allocation to 

social facilities 

31 J uly 2010 


25% 


25% 


25% 


25% 


Preparation of 
the operations 

and 

Maintenance 

Plans for all 

projects 


Completed 
operations and 

maintenance 

plans 

100% 


25% 


25% 


25% 


25% 


GIS 

1 mplementation 

Plan 


1 mplementation 

of 

recommendations 

of the Gl S 

implementation 

plan 

100% 


25% 


25% 


25% 


25% 


Preparation of 

waste 

management 

plan 


Completed waste 

management 

plan 

100% 


25% 


25% 


25% 


25% 
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Directorate: Technical Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Construction of 

Roads as per 

the Sector 

Departments 

R 1,260,000 

DOT 

Siweni Road 

100% 


25% 


25% 


25% 


25% 


R 900,000 

DOT 

Carrisbrooke 

Road 

100% 


25% 


25% 


25% 


25% 


R 504,000 

DOT 

Xoliswa Road 

100% 


25% 


25% 


25% 


25% 


R 588,612 

DOT 

Goldstone 

Causeway 

Construction 

100% 


25% 


25% 


25% 


25% 


R 430,000 

DOT 

Maweni 

Causeway 

Construction 

100% 


25% 


25% 


25% 


25% 


R 760,000 

DOT 

Road D527 

100% 


25% 


25% 


25% 


25% 


R 1,180,000 

Road D698 

100% 


25% 


25% 


25% 


25% 


R 730,863 

DOT 

Road D2098 

100% 


25% 


25% 


25% 


25% 


R 1,520,000 

DOT 

Road D695 

100% 


25% 


25% 


25% 


25% 


R 1,520,000 

DOT 

Road P739 

100% 


25% 


25% 


25% 


25% 
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Directorate: Technical Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Construction of 

Roads as per 

the Sector 

Departments 

R 1,180,000 

DOT 

Road P77 

100% 


25% 


25% 


25% 


25% 


R 5,897,850 

DOT 

Zibambele contractors 

100% 


25% 


25% 


25% 


25% 


R 1,572,498 

MIG 

Sisonke DM 

Ufafa Access Road 

100% 


25% 


25% 


25% 


25% 


1 nfrastructure 

Water Supply 

R 17,949,087 

MIG 

Sisonke DM 

eMazabekweni/eBovini 

Water Supply Project 

100% 


25% 


25% 


25% 


25% 


R 4,600,000 

MIG 

Sisonke DM 

J olivet Water 

Conservation & Water 

Demand Project 

100% 


25% 


25% 


25% 


25% 


R 35,411,292 

MIG 

Sisonke DM 

Hlokozi Water project 

100% 


25% 


25% 


25% 


25% 


R 58,187,715 

MIG 

Sisonke DM 

Eradication of 

Sanitation Backlog 

100% 


25% 


25% 


25% 


25% 


Purchase of 

Refuse 

Compactor 

R 2,118,614 

Capex 

Refuse Compactor 

100% 




100% 
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Directorate: Technical Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

1 nfrastructure 

Community 

Halls 

R 120,000 

MIG 

Ward 1 - Carisbrooke 

Hall 

100% 


25% 


25% 


25% 


25% 


R 1,500,000 

MIG 

Ward 2 - Hopewell 

Hall 

100% 


25% 


25% 


25% 


25% 


R 1,500,000 

MIG 

Ward 3 - Sheshe Hall 

100% 


25% 


25% 


25% 


25% 


R 120,000 

MIG 

Ward 9 - KoShange 
Community Hall 

100% 


25% 


25% 


25% 


25% 


R 122,924 

MIG 

Ward 3 - Mashakeni 

Community Hall 

100% 


25% 


25% 


25% 


25% 


R 70,178 MIG 

Ward 5 - Buthatheni 

Skills Centre 

100% 


25% 


25% 


25% 


25% 


R 486,682 

MIG 

Ward 3 - Nkumande 

Community Hall 

100% 


25% 


25% 


25% 


25% 


R 1,065,197 

MIG 

Ward 8 - Nkawini 

Community Hall 

100% 


25% 


25% 


25% 


25% 


R 1,000,530 

MIG 

Ward 10 

Mpiyamandla Hall 

100% 


25% 


25% 


25% 


25% 


R 15,000 MIG 

Ward 6 

Dabulamanzi Hall 

100% 


25% 


25% 


25% 


25% 


R 190,000 

MIG 

Ward 4 - Fairview 

Community Hall 

100% 


25% 


25% 


25% 


25% 



uBuhlebezwe Municipality-SDBIP 2009/2010 


Page | 39 


Directorate: Technical Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

1 nfrastructure 

Community 

Halls 

R 382,000 

MIG 

Ward 2 - Peace 

1 nitiative Hall 

100% 


25% 


25% 


25% 


25% 


1 nfrastructure 

Sportsfield 

R 419,859 

MIG 

Ward 7 - Bhobhobho 

Sportsfield 

100% 


25% 


25% 


25% 


25% 


R 1,200,000 

MIG 

Ward 11 - Madungeni 
Sportsfield 

100% 


25% 


25% 


25% 


25% 


R 143,294 

MIG 

Ward 8 - Shiyabanye 
Sportsfield 

100% 


25% 


25% 


25% 


25% 


R 28,000 MIG 

Ward 9 - Springvale 
Sportsfield 

100% 


25% 


25% 


25% 


25% 


R 200,000 

MIG 

Ward 10 

KwaThathani 

Sportfield 

100% 


25% 


25% 


25% 


25% 


R 1,860,078 

MIG 

Ward 6 - Hlokozi 

Sportsfield 

100% 


25% 


25% 


25% 


25% 


1 nfrastructure 

Creche 

R 120,000 

MIG 

Ward 5 - Phambuka 

Creche 

100% 


25% 


25% 


25% 


25% 
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Directorate: Technical Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

1 nfrastructure 

Creche 

R 21, 000 

MIG 

Ward 5 

Nkweletsheni Creche 

100% 


25% 


25% 


25% 


25% 


R 33, 209 

MIG 

Ward 1 - St Louis 

Creche 

100% 


25% 


25% 


25% 


25% 


R 29, 000 

MIG 

Ward 1 - Mahafana 

Creche 

100% 


25% 


25% 


25% 


25% 


R 35, 000 

MIG 

Ward 1 - Ncakubani 

Creche 

100% 


25% 


25% 


25% 


25% 


1 nfrastructure 

Roads 

R 817,000 

MIG 

Ward 4 

rehabilitation of 

Fairview Bus Route 

100% 


25% 


25% 


25% 


25% 


R 900,000 

MIG 

Ward 11 - Mkhalwane 

Road 

100% 


25% 


25% 


25% 


25% 


R 123,044 

MIG 

Ward 4 - Ufafa Rural 

Bridge 

100% 


25% 


25% 


25% 


25% 


R 72, 000 

MIG 

Ward 12 - Ntabankuzi 

Gravel Access Road 

Phase 2 

100% 


25% 


25% 


25% 


25% 
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Directorate: Technical Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

1 nfrastructure 

Electrification 

R 50, 000 

MIG 

Ward 1 - St Alois 

Creche 

100% 


25% 


25% 


25% 


25% 


R 50, 000 

MIG 

Ward 1 - Mahafana 

Creche 

100% 


25% 


25% 


25% 


25% 


R 50, 000 

MIG 

Ward 1 - Ncakubani 

Creche 

100% 


25% 


25% 


25% 


25% 


R 50, 000 

MIG 

Ward 3 - Nkumande 

Community Hall 

100% 


25% 


25% 


25% 


25% 


R 50, 000 

MIG 

Ward 3 - Sheshe Hall 

100% 


25% 


25% 


25% 


25% 


R 50, 000 

MIG 

Ward 5 

Nkweletsheni Creche 

100% 


25% 


25% 


25% 


25% 


R 50, 000 

MIG 

Ward 7 - Bhobhobho 

Community Hall 

100% 


25% 


25% 


25% 


25% 


R 50, 000 

MIG 

Ward 8 - Nkawini 

Community Hall 

100% 


25% 


25% 


25% 


25% 


R 50, 000 

MIG 

Ward 10 

Mpiyamandla 
Community Hall 

100% 


25% 


25% 


25% 


25% 
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Directorate: Technical Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

1 nfrastructure 

Housing 

DOH 

Mahehle Phase 2 

1000 


250 


250 


250 


250 


DOH 

Ixopo Slums 

2000 


500 


500 


500 


500 


DOH 

Thubalethu Ext 1 

384 


96 


96 


96 


96 


DOH 

Fairview Retification 

works 

736 


184 


184 


184 


184 


DOH 

Ehlanzeni 

500 


125 


125 


125 


125 


DOH 

Sangcwaba 

500 


125 


125 


125 


125 


DOH 

Sponya 

750 


187 


187 


187 


189 


DOH 

Mziki Agricultural 

Village 

385 


96 


96 


96 


97 


DOH 

Highflats 

500 


125 


125 


125 


125 


Preparation of 
Planning 
Bylaws and 

Manual 

R 200, 000 

Approved Planning 

Bylaws and Manual 

100% 


100% 








1 DP Small 

Projects 

R 632,400 

Completed projects 

100% 


25% 


25% 


25% 


25% 
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Table 7 - Directorate: Community Services 


Directorate: Community Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Promote the 

growth of 
appropriate 

tourism and 

economic 

agricultural 

activity 


Review and 

adopt the 

existing LED 

Strategy 

31 December 

2009 




100% 







Establishment 

of LED 

Committee 

31 December 

2009 




100% 







Stakeholder 

mobilization 

31 December 

2009 




100% 







Engage the 

Department of 

Economic 

Development 

31 December 

2009 




100% 







Formalize 

formal and 

informal traders 

association 

31 December 

2009 




100% 






1 mprove 

Safety and 
Security 


Partner with 

SAPS on crime 

prevention 

31 December 

2009 




100% 






Promote Social 

Crime 

Prevention 


Attend CPF 

meetings 

31 December 

2009 




100% 
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Directorate: Community Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Community 

services 

projects 

Funding to be 

source 

Rl,500,00 

Blackstore art 

and pottery 

centre 

100% 








100% 


Funding to be 

sources 

Rl, 200, 000 

KwaThathani 

Piggery project 

100% 








100% 


J olivet Local 
Development 

Plan 

R 200, 000 

Completed 

J olivet Local 

Development 

Plan 

100% 








100% 


Preparation of 

SEA 

Funding to be 

sourced 

Completed SEA 

100% 








100% 


1 mplementation 

Sector 

Development 

Plans 

R 50, 000 

DACT 

Moral 

Regeneration ' 

100% 


25% 


25% 


25% 


25% 


R 25, 000 

DACT 

Craft 

Development 

(Disable 

persons) 

100% 


25% 


25% 


25% 


25% 
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Directorate: Community Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

1 mplementation 

Sector 

Development 

Plans 

R 20, 000 

DACT 

Mentorship 

Programme 

100% 


25% 


25% 


25% 


25% 


R 30, 000 

DACT 

Music, Song and 

Dance 

100% 


25% 


25% 


25% 


25% 


R 30, 000 

DACT 

Visual Arts 

Workshop 

100% 


25% 


25% 


25% 


25% 


Free Basic 

Services 

R 1, 610, 728 

1 mplemented 

Free Basic 

Services 

100% 


25% 


25% 


25% 


25% 


Purchase of 

Equipment 

R 500, 000 

Rehabilitate 

1 ncinerator Site 

for Refuse 

removal 

100% 




100% 






R 260, 000 

Traffic Vehicles 

100% 




100% 






R 600, 000 

Fire Fighting 

Vehicle and 

Equipment 

100% 




100% 






R 660, 000 

TLB and 2 x 

Bakkie for Parks 

and Recreation 

100% 




100% 






R 465, 000 

T ractor and 

Bakkie for 

Roads Dept. 

100% 




100% 
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Directorate: Community Services 

Quarterly Projections of Service Delivery Targets and Performance Indicators 

l st Qtr Target 

2 nd Qtr Target 

3 rd Qtr Target 

4 th Qtr Target 

Objective 

Vote/ 

1 ndicator 

Unit of Measure 

Annual 

Targets 

Revised 

Targets 

30 September 

31 December 

31 March 

30 J une 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Projected 

Actual 

Purchase of 

Equipment 

R 3,000 

Furniture & 

Equipment 

100% 


100% 








R 20,000 

Furniture & 

Equipment 

100% 


100% 
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6. Service Delivery Targets per Ward 

Capital Budget 2009/2010 to 2011/2012 


WARD NO 

PROJECT NAME 

PROJECTVALUE 

2009/2010 

2010/2011 

2011/2012 

R 

R 

R 

1 

St Louis Creche 

753,945.61 

33,209.72 



1 

Mahafana Creche 

655,744.39 

29,000.00 



1 

Ncakubani Creche 

791,434.47 

35,000.00 



1 

Carrisbrooke Community Hall 

1,700,000.00 

120,000.00 

1,505,000.00 

75,000.00 

1 

Webbstown Community Hall 

1,300,000.00 



200,000.00 

1 

St Alois Creche Electrification 

50,000.00 

50,000.00 



1 

Mahafana Creche Electrification 

50,000.00 

50,000.00 



1 

Ncakubani Creche Electrification 

50,000.00 

50,000.00 



2 

Refxjrbishment of Peace Initiative Hall 

400,000.00 

332,000.00 

18,000.00 


2 

Construction of Hopewell Community Hall 

1,700,000.00 

1,500,000.00 

75,000.00 


2 

Hopewell Sportsfield 

4,000.000.00 


1,000,000.00 

3, 000,000.00 

2 

Hopewell Creche 

900,000.00 



100,000.00 

2 

IxopoTaxi rank toilets completion 

150,000.00 




2 

Toilet Eilock IxopoTown completion 

150,000.00 




3 

Mashakeni Hall 

750,000.00 

122,924. 17 



3 

Ufafa Rural Bridge 

2,235,707.00 

123,044.95 



3 

Nkumande Community Hall 

1,134,215.21 

436,632.12 



3 

Sheshe Hall 

1,700,000.00 

1,500,000.00 

75,000.00 


3 

KwaEihaca Community Hall 

1,800,000.00 


220,000.00 

1, 500,000.00 

3 

Esigedleni Community Hall 

1,300,000.00 



200,000.00 

3 

Nkumande Community Hall Electrification 

50,000.00 

50,000.00 



3 

Sheshe Hall Electrification 

50,000.00 

50,000.00 



4 

Rehabilitation of Fairview Bus Route Phase 2 

4,272,460.95 

317,000.00 

133,232.31 


4 

Refiurbishment of Fairview Community Hall 

200,000.00 

190,000.00 

10,000.00 


4 

Chibini Sportsfield Completion 

1,800,000.00 


800,000.00 

1,000,000.00 

4 

Fairview Sportsfield completion 

1, 500,000.00 




5 

Buthatheni Skills Centre 

750,000.00 

70,173.44 



5 

Nkweletsheni creche 

473,345.79 

21,000.— 



5 

Phambuka Creche 

900,000.00 

120,000.00 

740,000.00 

40,000.00 

5 

Stokfela Creche 

900,000.00 



100,000.00 

5 

Completion of Mkhunya Peace Initiative Hall 

300,000.00 



300,000.00 

5 

Buthatheni Skills Centre Electrification & Fencing 

200,000.00 




5 

Nkw-eletsheni creche Electrification 

50,000.00 

50,000.00 



6 

Hlokozi Sportsfield 

3,713,035.83 

1,360,073.35 

1,352,956.97 


6 

Dabulamanzi Hall 

341,607.66 

15,000.00 



6 

Senzeni Creche 

900,000.00 


160,000.00 

700,000.00 

6 

Zethembe Road - Gudludngo 

2,375,000.00 



300,000.00 

7 

Bhobhobho Community Hall and Sports fadlity 

1,259,910.00 

419,359.04 



7 

KwaMpondo Skills Centre 

1,600,000.00 

120,000.00 

1,410,000.00 

70,000.00 

7 

Fencing of four Creches in Ward 7 

450,000.00 


450,000.00 


7 

Bhobhobho Community Hall and Sports fadlity Electrification 

50,000.00 

50,000.00 



3 

Shiyabanye Sportsfield 

546,525.26 

143,294.32 



3 

Construction of Nkawini community hall 

1,693,058.61 

1,065,197.03 

74,000.00 


3 

Fourteen Road 

2,650,000.00 


500,000.00 

2,034,000.00 

3 

KwaVezi Road 

1, 500,000.00 



100,000.00 

3 

Shiyabanye Sportsfield completion 

500,000.00 




3 

Nkawini community hall Electrification 

50,000.00 

50,000.00 



9 

Springvale Sportsfield 

633,303.53 

23,000.00 



9 

Koshange community hall 

1,300,000.00 

120,000.00 

1,505,000.00 

75,000.00 

9 

Highflat hall renovation 

300,000.00 



300,000.00 

9 

Springvale Creche fencing 

150.000.00 


150,000.00 


9 

Renovation of Amakhuze Hall 

500,000.00 


500,000.00 


10 

Mpiyamandla Hall 

1,639,344.45 

1,000,530.92 

72,000.00 


10 

KwaThathani Sportsfield 

4,000,000.00 

200,000.00 

3,500,000.00 


10 

Mhlabashane Sportsfield 

4,000,000.00 


456,761.95 

0.00 

10 

Impiyamandla Road 

2,650,000.00 



200,000.00 

10 

Mpiyamandla Hall Electrification 

50,000.00 

50,000.00 



11 

Madungeni sportsfield toilet block, access road and fencing 

1,763,500.00 

1,200,000.00 

391,043.27 


11 

Mkhalwane Road 

1,550,000.00 

900,000.00 

535,000.00 


11 

Nokweja Community Hall 

4,000,000.00 



500,000.00 

11 

Bhekuphiwe Road 

1,800,000.00 


200,000.00 

1,600,000.00 

12 

Ntabankunzi Gravel Road Access Road Phase 2 

1,631,859.33 

72,000.00 



12 

Mgodi Skeyi Access Road 

1,744,271.92 

75,000.00 



12 

Shayamoya Road 

3,225,000.00 



300,000.00 

12 

Nodumehlezi sportsfield 

2,000,000.00 


300,000.00 

1,700,000.00 

12 

Completion of Emazabekweni Hall 

500,000.00 


500,000.00 


12 

Blackstore Sportsfield completion 

500,000.00 





MIG Topslice 


250,000.00 

720,000.00 

650,000.00 


TOTAL 

67,644,621.11 

13,469,000.00 

17,406,000.00 

16,044,000.00 
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7. Conclusion 


The uBuhlebezwe Local Municipality's 2009/2010 SDBIP has been prepared in accordance with the 
Municipal Finance Management Act, however this document remain work in progress for the 
Municipality. 
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